CBD STREETSCAPE AND 
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PROGRESS MADE THIS WEEK WORK ANTICIPATED NEXT WEEK 
MONDAY-FRIDAY [08.12-08.16] MONDAY-FRIDAY [08.19-08.23] 
¢ Utility structure frame adjustments throughout Throughout downtown, you will see: 
downtown 


¢ Asphalt wedge milling along the curb line 


¢ Granite curb and brick installation along Glenwood 
¢ Final utility structure frame adjustments 


* Asphalt driveways and temporary sidewalk on 
Crescent ¢ AT&T and ComEd making private utility 


adjustments 


DETOUR INFORMATION OTHER IMPORTANT INFORMATION 
Pennsylvania [Forest to Park] is TWO-WAY! ¢ Asphalt wedge milling will require closure of the 
Expect additional detours the last week of August for on-street parking along the Phase 2 streets. All 
final surface asphalt paving; more details to come. parking will be closed in the morning. Parking 
Crescent [Prospect to Glenwood] is ONE-WAY closures will be lifted as the milling operation is 
EASTBOUND. completed along each street segment. The full 


Glenwood [Crescent to Pennsylvania] is ONE-WAY work is anticipated to be completed within a day. 


NORTHBOUND. 
ALL businesses and pedestrian access remain open. 


+ Ifyou have questions/concerns regarding the 
Project, please reach out to a contact listed below. 


Clay Keller, P.E. 
Meredith Hannah 


630-936-9456 pkeller@bla-inc.com ru 
630-547-5345 mhannah@glenellyn.org be 


CBD STREETSCAPE AND 
UTILITY IMPROVEMENTS 
PHASES II AND III 


Hawthorne Blvd Hawthorne Blvd 


UPCOMING AUGUST ACTIVITIES || juice bns 
On-street parking will be closed early in the morning $ A DAY NEXT WEEK 
on the day of asphalt wedge milling with closures £ R 
lifted as milling is completed in each area. Milling is 
currently targeted for the middle of next week. L 
< 
There will be significant traffic disruptions and 5 
detouring the week of August 26 for the two days of o 
final asphalt surface application throughout the 
E Phase 2 and Phase 3 areas; more detail will be 7 
< s; B , Pennsylvania 
E provided with next week s update. 
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BLUE AREAS INDICATE NEARBY PARKING LOTS CONSTRUCTION PARKING 
WITH SHORT-TERM CUSTOMER PARKING WORK ZONES ENTRANCE 
FOR MORE INFO, VISIT: GLENELL YN.ORG/PARKING ASPHALT WEDGE TEMPORARY 
MILLING AREAS ONE-WAY 


downtownge.com 


